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ACTION FBOE-OO 

INFO OCT-01 EA-10 ISO-OO A-01 /012W 

067587 

R 071046Z MAR 75 
FM AMEMBASSY BANGKOK 
TO SECSTATE WASHDC 1402 

UNCLAS BANGKOK 3853 

E.O. 11652: N/A 
TAGS: ABLD, TH 

SUB J : PAVING REPAIRS EMBASSY COMPOUND. PROPERTY #01316 
REF: EMB’S AIR GRAM 209 OF 8/1/74 

1. THE REFERENCED AIRGRAM INCLUDED A REQUEST FOR $39,322 FOR REPAVING 
CHANCERY DRIVEWAYS AND PARKING AREAS. THE POOR CONDITION OF SOME 
OF THESE AREAS IS ATTRIBUTABLE TO: (A) HEAVY FLOODING IN PAST YEARS 
CAUSING ASPHALTED AREAS TO BE UNDERMINED, (B) DAMAGE CAUSED BY 
HEAVILY LADEN VEHICLES DURING PERIOD OF CONSTRUCTION/ RENOVATION OF 
CHANCERY AND ANNEX. 

2. WE HAVE CRITICALLY RE-EXAMINED THE COMPOUND AND SUBMIT THE 
FOLLOWING 

DATA: 

1. THE TOTAL NUMBER OF SQUARE METERS WHICH MUST BE REPAVED AT 
THIS TIME IS 1568. 

2. THE COST PER SQUARE METER IS APPROXIMATELY $7.50. 

3. TOTAL COST: $11,700. 

3. THE DEPARTMENT IS REQUESTED TO GIVE URGENT AND FAVORABLE CONSI 
DERATION FOR AN IMMEDIATE INCREASE IN OUR ALLOTMENT OF $1 1,700 

FOR THE RESURFACING OF 1,568 SQ. METERS OF OUR DRIVEWAY AND PARKING 
AREAS SO THAT THE WORK MAY COMMENCE AND BE COMPLETED BEFORE THE 
BEGINNING OF HEAVY RAINS IN JUNE. THIS IS AN OPPORTUNE TIME TO DO 
THIS WORK. IF WE DELAY, WE WILL HAVE FURTHER DETERIORATION OF THE 
DRIVEWAYS AND PARKING AREAS. 
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4. FBO LORA CONCURS IN THIS WORK. 

5. ADVISE. 

KINTNER 

UNCLASSIFIED 

NNN 
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Copy: SINGLE 
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Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975BANGKO03853 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D750081-0199 
From: BANGKOK 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t19750374/aaaacocu.tel 
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Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 
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